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APPLICATION 

R  101      Form  H-6100  :  Survey  and  Planning  Application. 

URBAN  RENEWAL  AREA  DATA 

R  102      Form  H-6101  :  Urban  Renewal  Area  Data. 

Attachment  to  Forr  H-6101. 
R  103      Report  on  Urban  Renewal  Area. 
R  103(1)      Selection  of  urban  renewal  area. 
R  103(2)      Eligibility  of  urban  renewal  area. 
R  103(3)     Treatment  of  urban  renewal  area. 


□ 


□ 
□ 
□ 
□ 
□ 

c 

R  103(4)  Map  of  Locality. 

R  103(5)  Map  of  Land  Uses. 

R  103(6)  Map  of  Building  Conditions. 

R  103(7)  Vulnerability  to  flooding. 

R  103(8)  Special  eligibility  categories. 

R  103(9)  Designation  by  local  planning  agency. 

R  103(10)  Description  of  topography. 
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R  132      Form  H-630  :  LPA  Staffing  and  Salary  Schedule. 

R  133     Form  H-681  :  LPA  Contract  Work  Activities. 

R  134     Narrative  statement  on  budget  estimates. 

R  135      Source  of  funds  other  than  HHFA  advance. 

LEGAL  DATA 

R  141      Form  H-6103A  : 

Legal  Information  Report  :  Part  I. 

R  142      Form  H-6103B  : 

Legal  Information  Report  :  Part  II. 

R  143      Legal  documentation. 
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Budget  Bureau  No.  63-11882.3 

HOUSING   AND   HOME   FINANCE    AGENCY 
HUMAN  RENEWAL  ADMINISTRATION 

SURVEY  AND  PLANNING  APPLICATION 
(Urban   Renewal  Program) 

to  mc  co,\ii'i.i:ri:i>  ay  inn 

PROJECT,    PLAN,    OH   SUKVEY    NUM-i: 

_  Lower  Roxbury  UHh 

LOCALITY 

Boston,    Massachusct 

DATE  RECEIVED 

INS  '  RUCTIONS:    Suta 


itjinal  In  Hinder  No.    I.  end  copies  In  Hinders  No.  2,  3, 


A.    PURPOSE  OF  APPLICATION 

I    }i  Sui    ny  and  planning  of  an  Urban  Itenewal  Project 

I  ii'li-i  "Disaster  Area"  provisions  of  Section  111  of  the  Housing  Art  of   l'J-lQ,  as  nmendnd 
|  Preparation  of  General  Neighborhood  Kenewal  Plan 
]  Feasibility  Survey  of  an  urban  area 


B.   CATEGORY  OF  PROJECT  ELIGIBILITY 

("For  survry  and  planning  of  a  project,  check  appropriate  eligibility  category  of  project  to  be  planned;  tor  preparation  of  a  G< 
Neighborhood  Kenewal  Plan,  check  eligibility  category  indicated  at  this  time  for  "first  project"  in  proposed GNRP  area.  Se 
ban  Renewal  Manuel,  Chapter  3-2.  Leave  blank  for  Feasibility  Survey  Application  or  for  "Disaster  Area"  project.) 


CATEGORY 

PRESENT  CHARACTER 
OF    AREA 

EXTENT  OF   PRESENT 
DEVELOPMENT 

PROPOSEO   REUS' 

[       ]    I 

Predominantly  residential 

Built  up 

Any 

[       ]H 

Predominantly  residential 

Predominantly  open   land 

Any 

[    ]H! 

Not  predominantly    residential 

gajit  up 

Predominantly    j 

[    3  iv 

Not  predominantly  residential 

Predominantly  open  land 

Predominantly  resident 

Nonresidential 
K   J   "                          Exception 

Not  predominantly  residential 

Built  up 

Not  predominantly  reside; 

T                          Nonresidential 
Exception 

Not  predominantly  residential 

Predominantly  open  land 

Not  predominantly  reside 

College, 
1  VII                 University,  or 

Hospital 

Any 

Built  up 

Any 

College, 

Any 

Predominantly  open  land 

Any 

|    lix 

Open  land 

Predominant ly  . 

\ 

- 

Open  land 

Not  predominantly  residi 

H    development 
^1                        Exception 

Not  predominantly  residential 

Built  up 

Not  predominantly  resid 

Vrea  H '-development 
\ll                      Exception 

Not  predominantly  residential 

Predominantly  open    land 

Not  predominantly  residi 

(  .    TYPE  Of     V  AMISSION 
Originu         ipl  iration 

■  id  Applicat 

n  total  estimated  cost 


'roject,  Plan,  or  Survey  No. 


]  Other  (Describe) 


■  i  ION  OF  APPLICANT 


I      NAME 


•.Icvclopmejit.  Authority 


08   City    nalfc  Annex,    Boston,    Massachusetts 


E.    ESTIMATED  COST  AND  SOURCES   OF  FUNDS 

The  estimated  cost  of  the  surveys  and/or  plans  nnd  the 
anticipated  sources  of  funds  to  pay  this  cost  are: 

USE  FOR  REVISED  APPLICATION 

LATEST   APPROVED 
ESTIMATE 

ADJUSTMENT 
(  +  OR   -  ) 

APPROV-- 

1.  Federal  advance  applied  for 

s 

(     )$ 

$     298,9:: 

2.  (Plus)   Funds  to  be  obtained  from  other  sources 

(     )3 

3.  (Equals)  Total  estimated  cost 

s 

(     )$ 

s 

?9R,9? 

F.    ESTIMATE  OF   FEDERAL  GRANT  REQUIREMENT    (Leave  blank  tor  Feasibility  Survey  Application) 

Basis  of  Project  Capital  Grant:      (Check  one) 

[  xl    2/3  of  Net  Project  Cost 


[      J   The  Fedrrnl  grant  requirement  for  the  Project 

has  previously  been  estimated  and  no  change  in 
the  estimate  is  contemplated  at  this  time. 


J    The  Applicant  estimates  the  Federal  grant 
requirement  (project  capital  grant  plus 
relocation  grant)  for  the  Project  to  be 

$_9,55JUAaS . 


[       ]    3/4  of  Net  Project  Cost— municipality  with  populi 
50,000  or  less 

[      J   3/4  of  Net  Project  Cost— in  rtedevelopment  Area, 
pality  with  population  of  from  50,001  to  150,000, 


DESCRIPTION  OF  AREA 


The  area  is  locally  known  or  proposed  to  be  known  as  the        LOWer    ROXbury 


[X]    Urban  Henewal  Area  [      ]    Feasibility  Survey  Area,  situated  in  the  City  of BOStOH. 

County  of Suffolk .  and  State  of  _— MaSSaC-hUSettS- 

and  bounded  generally  as  follows: 

See  Exhibit  A:   Description  of  perimeter  boundary 


H.  RELATIONSHIP  OF  PROPOSED  PROJECT  TO  PREVIOUS  TITLE  I  ACTIVITIES  (Leave  blank  (or  GNRP  or  Feasibility  Su, 
Application) 
1.   Is  the  Project  located  in  an  area  covered  by  a  General  Neighborhood    Henewal  Plan?  [X]   Yes  ]   No 


If  Yes:    a.    Enter  Plan  number: 

!>,   If  this  Application  is  for  planning  of  "first  projra"  in  the  GNHP  afea, 

enter  amount  of  Federal  grant  reservation  outstanding: 
•  .    List  numbers  of  any  other  Title  I  projects  in  the  GNRP  area  that  have 
previously  been  approved  by  HHFA: 


Was  .i  Feasibility  Survey,  financed  with  Federal  advance  funds,  undertaken  in  any 
part  n(  i  In    proposed  Project  area?      [      J    Yes  Enter  Survey  number: 

[3d    No 


No>       Mass.    R-50 


s 

>. 

Mass. 

R-24 

. 

>. 

SUPPORTING  DOCUMENTATION 

i  in.. n  submitted  herewith  in  support  of  this  Application  shall  be  considered  part  of  this  Application. 


I      FXECUTION 

IN  WITNESS  WHEREOF,  the  Applicant  has  caused  this  Application  to  be  executed  on 


on  Redevelopment  Authority 

Corporate  Name  ol  Applicant 


By. 


SURVEY  AND  PLANNING  APPLICATION  BINDER  NO. 

PROJECT  NO.  MASS.  R- 

Lower  Roxbury  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston  •  Massachusetts 


DESCRIPTION  OF  PERIMETER  BOUNDARY  EXHIBIT  A 

The  Lower  Roxbury  Urban  Renewal  Area  is  that  certain  tract  of  lard 
situated  in  the  Roxbury  district,  City  of  Boston,  County  of  Suffolk 
Commonwealth  of  Massachusetts,  which  is  bounded  generally  and 
described  as  follows: 

Beginning  at  a  point  which  is  the  southwesterly  corner  of  the 
tract  herein  described,  said  point  being  the  intersection  of 
Heath  Street  and  the  westerly  line  of  the  right-of-way  or  land  of 
the  New  York,  New  Haven  and  Hartford  Railroad: 

Northeasterly  by  the  westerly  line  of  the  right-of-way  or  lar.J 
of  the  New  York,  New  Haven  and  Hartford  Railroad; 

Southeasterly  by  Ruggles  Street; 

Northeasterly  by  Tremont  Street; 

Southeasterly  by  Weston  Street; 

Northeasterly  by  Cabot  Street; 

Northeasterly  by  Warwick  Street; 

Southeasterly  by  Sterling  Street; 

Northeasterly  by  Washington  Street; 

Southeasterly  by  Lamar  Place  and  Treadwell  Court; 

Northeasterly  by  Harrison  Avenue; 

Southeasterly  by  Hunneman  Street; 
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Northeasterly  by  Albany  Street; 

Southeasterly  by  Aaron  Place  ; 

Northeasterly  between  Parcel  2129  at  an  estimated  No.  8 
Carlow  Street  and  Parcel  2128  at  No.  10  Carlow  Street; 

Southeasterly  by  Carlow  Street; 

Northeasterly  by  Chadwick  Street; 

Easterly  by  Island  Street; 

Northeasterly  by  Reading  Street; 

Southeasterly  by  Southampton  Street; 

Southeasterly  by  Massachusetts  Avenue; 

Southwesterly  by  land  of  the  New  York,  New  Haven  and  Hartford 
Railroad; 

Northwesterly  by  Norfolk  Street; 

Northwesterly  by  Yeoman  Street; 

Southwesterly  by  Albany  Street; 

Northwesterly  by  Eustis  Street; 

Southwesterly  by  Harrison  Avenue; 

Westerly  by  Dudley  Street; 

Northwesterly  by  Guild  Row; 

Northwesterly  and  southwesterly  by  Roxbury  Street;  and 

Southwesterly  by  Centre  Street,  to  the  point  and  place  of 
beginning . 
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SURVEY  AND  PLANNING  APPLICATION  BINDER  NO. 

PROJECT  NO.  MASS.  R- 

Lower  Roxbury  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston  •  Massachusetts 


ATTACHMENT  TO  FORM  H-6101  CODE  NO.  R-102 


The  project  area  contains  five  major  environmental  deficiencies. 

(1)  Overcrowding  or  improper  location  of  the  structures  on 
the  land 

Many  residential  and  non-residential  structures  do  not  meet 
standards  set  by  the  city's  new  zoning  ordinance  which  went 
into  effect  in  January,  1965.  Lot  areas  and  widths,  usable 
open  space,  and  front,  side,  and  rear  yard  requirements  are 
generally  below  code  standards.  Residential  building  cover- 
age frequently  is  as  high  as  30%  or  more  than  double  that 
permitted  by  the  code. 

Similar  problems  exist  with  non-residential  structures.  The 

typical  placement  of  these  buildings  prevents  effective  use 

of  any  open  space  that  does  exist  for  parking,  loading,  and 
deliveries. 

(2)  Obsolete  building  types,  such  as  large  residences  or  other 
buildings  which  have  a  blighting  influence 

Many  of  the  retail  and  industrial  facilities  constructed 
more  than  sixty  years  ago,  are  now  functionally  obsolete. 
The  type  of  construction,  mechanical  equipment,  general  lay- 
out, and  loading  and  servicing  arrangements  lack  adaptability 
to  contemporary  industrial  and  retail  requirements. 

(3)  Detrimental  land  uses  or  conditions  such  as  incompatible  uses, 
structures  in  mixed  use,  or  adverse  influences  from  noise, 
smoke  or  fumes 
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The  obsolete  mixture  of  residential  and.  non-residential  uses 
has   contributed  to  the  deterioration  and  spread  of  blight 
in  these  areas  and  to  adjacent  areas.   Noxious  odors,  ncise, 
inadequate  off-street  loading,  and  inadequate  employee  and 
customer  parking  have  had  adverse  effects  on  both  residential 
and  non-residential  uses. 

(4)  Unsafe,  congested,  poorly  designed  or  otherwise  deficient 
streets 

Information  supplied  by  traffic  engineering  consultants 
indicates  few  streets  in  the  area  have  roadways  wide  enough 
for  major  traffic  volumes.   There  are  a  number  of  complex 
intersections,  few  continuous  streets,  and  a  number  of  abrupt 
changes  in  street  width.  A  number  of  streets  and  major  inter- 
sections are  chronically  congested  under  present  conditions. 
As  a  result,  there  is  a  tendency  for  motorists  to  use  second- 
ary streets  or  even  minor  residential  streets  to  circumvent 
the  problem  locations  during  peak  periods. 

(5)  Inadequate  public  utilities  or  community  facilities  contribut- 
inq  to  unsatisfactory  living  conditions  or  economic  decl ' 


.ne 


Schools 

The  study,  Boston  Schools  -  1962,  prepared  for  the  BRA  by 
Harvard  University  found  that  three  of  the  four  public  schools 
in  the  area  are  obsolete,  of  non-fire  resistant  construction, 
in  deteriorating  condition,  on  inadequate  sites,  and  recom- 
mended they  be  abandoned. 

Parks  and  Recreation 

One  of  the  two  parks  serving  the  area  is  in  dilapidated  con- 
dition and  much  of  the  project  area  is  without  a  park  within 
reasonable  walking  distance;  the  one  playfield  serving  the 
area  is  in  dilapidated  condition;  there  are  no  indoor  recre- 
ation facilities  within  the  area  or  within  reasonable  walking 
distance. 

Municipal  Court  House,  Police  Station,  Fire  Station 
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Police  Station  10,  the  Roxbury  Municipal  Court;  and  the  Fire 
Station  occupied  by  Company  14  are  all  more  than  sixty  years 
old,  and  are  functionally  obsolete  and  in  poor  repair. 

Sewerage  and  Water 

Information  supplied  by  engineering  consultants  indicates 
all  sewers  discharge  into  a  combined  storm  drainage  and 
sewer  system.   Overflows  during  storms  are  potential  con- 
tributors to  severe  pollution. 

They  also  found  a  large  percentage  of  water  mains  16"  and 
larger  were  laid  prior  to  1900  and  are  considered  to  have 
lost  more  than  50%  of  their  original  carrying  capacity. 
There  is  a  high  incidence  of  main  failures  in  many  areas. 
Low  pressure  and  inadequate  volumes  of  water  have  been  re- 
ported in  low  service  water  systems  in  some  parts  of  the  area, 

Street  Lighting 

The  City  Public  Works  Department  classifies  only  16%  of  the 
area's  street  lighting  as  up  to  modern  standards.   Of  the 
remaining,  59%  has  been  classed  as  deficient  and  25%  as 
seriously  deficient. 
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SURVEY  AND  PLANNING  APPLICATION  BINDER  NO. 

PROJECT  NO.  MASS.  R- 

Lower  Roxbury  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston  •  Massachusetts 


SELECTION  OF  URBAN  RENEWAL  AREA  CODE  NO.  R-103(l) 


The  Lower  Roxbury  renewal  project  has  been  delineated  as  one  of 
four  project  areas  within  the  Roxbury-North  Dorchester  GNRP  area. 
This  urban  renewal  area,  whose  perimeter  boundaries  are  described 
in  Exhibit  A  attached  to  Code  No.  R-101,  was  selected  for  the 
following  reasons. 

(1)  The  area  qualifies  as  a  blighted,  deteriorated  area  as 
defined  in  Section  3-1  of  the  Urban  Renewal  Manual  and 
described  under  Code  No.  R-103(2). 

(2)  The  area  is  27S.4  acres  and  of  reasonable  size  so  that 
the  urban  renewal  project  can  be  planned  and  carried 
on  expeditiously. 

(3)  The  area  is  so  located  and  its  boundary  delineated  so 
as  to  provide  reasonable  protection  after  renewal. 

(a)  The  area  is  large  enough  and  sufficiently  separated 
by  both  natural  and  man-made  features  to  constitute 
a  stable  area  in  itself. 

(b)  The  project  is  surrounded  on  three  sides  either  by 
projects  within  the  GNRP  or  adjacent  GNRPs  which 
will  reflect  a  beneficial  influence  upon  the  pro- 
ject. 

(c)  The  Lower  Roxbury  Urban  Renewal  Area  is  part  of 
a  1785-acre  General  Neighborhood  Renewal  Plan 
Area  for  which  a  Plan  has  been  submitted  to  the 
HHFA.   Code  No.  GN-201(f)  of  that  Plan,  "Iden- 
tification of  Title  I  Projects,"  indicates  that 
significant  differences  in  the  present  character  and 
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condition,  and  community  organization  in 
different  sections  of  the  Roxbury-North 
Dorchester  GNRP  Area,  outside  of  Washington 
Park,  as  well  as  the  sheer  size  of  this 
1300-acre  area  suggest  that  the  Plan  for  the 
Area  be  carried  out  in  the  form  of  at  least 
three  separate  projects. 

(4)  Boundaries  of  the  area  have  been  determined  without  con- 
sideration of  the  race,  creed,  color,  or  national  origin 
of  the  residents. 

Coordination  With  Major  Highway  Programs 

The  selection  of  the  project  area  has  been  checked  with  plans 
for  State  and  federally-aided  highways  to  assure  that  conflicts 
will  not  develop  in  the  establishment  of  project  boundaries 
and  in  the  planning  and  execution  of  the  project.   The  highway 
route  through  most  of  the  area  has  been  officially  approved  and 
is  now  in  final  stages  of  design.   The  remaining  section  still 
waiting  official  approval  is  firmly  fixed  and  any  adjustments 
will  be  minor  and  not  delay  carrying  out  a  renewal  project  in 
this  area. 
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SURVEY  AND  PLANNING  APPLICATION  BINDER  NO. 

PROJECT  NO.  MASS.  R- 

Lower  Roxbury  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston  •  Massachusetts 


ELIGIBILITY  OF  URBAN  RENEWAL  AREA  CODE  NO.  R-103(2) 


The  proposed  Lower  Roxbury  Urban  Renewal  Area  meets  Federal, 
State  and  local  legal  eligibility  requirements  as  amended  to 
date. 

(1)  The  area  contains  deficiencies  to  a  degree  and  extent 
that  public  action  is  necessary  to  eliminate  and  prevent 
the  development  or  spread  of  deterioration  and  blight. 

The  urban  renewal  area  is  occupied  by  1047  buildings  of 
which  933  or  94  percent  contain  one  or  more  building 
deficiencies  based  upon  an  exterior  inspection  of 
original  building  condition,  structural  stability  and 
maintenance. 

The  project  area  contains  five  environmental  deficien- 
cies which  qualify  it  for  Title  I  assistance.   The  ex- 
tent to  which  these  conditions  exist  is  indicated  in 
the  attachment  to  Code  No.  R-102. 

( 2 )  Distribution  of  Deficiencies 

Both  building  and  environmental  deficiencies  necessary 
to  establish  eligibility  cf  the  project  area  are  dis- 
tributed generally  throughout  the  entire  area.   The 
general  distribution  of  blight  and  deterioration  within 
the  urban  renewal  area  is  shown  on  Map  4;   Map  of  Build- 
ing Conditions,  which  is  attached  herewith  as  Exhibit  E. 
All  parts  included  in  the  project  area  as  necessary  to 
bring  the  project  area  to  a  sound  boundary  also  meet 
the  distribution-of-deficiencies  test. 
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(3)  Character  of  the  areas   Not  predominantly  residential  and 
built  up;  proposed  reuse  not  predominantly  residential . 

The  total  area  of  the  Lower  Roxbury  Project  is  276.4 
acres  of  which  100.2  acres  consists  of  improved  non- 
residential uses  and  23. S  acres  consists  of  unimproved 
land  non-residential  in  character.   Total  land  area 
classified  as  non-residential  totals  124.1  acres  or  45% 
of  the  total  project  exclusive  of  land  used  for  streets, 
alleys  or  public  rights-of-way. 

Some  232.0  acres  of  land  or  84%  of  the  total  project  area 
has  been  classified  as  improved  and  built  up. 

Preliminary  reuse  plans  indicate  the  project  will  remain 
in  predominantly  non-residential  use. 

(4)  The  Urban  Renewal  Area  is  Substandard  and  Decadent 

The  Lower  Roxbury  Project  area  was  found  to  be  detrimental 
to  safety,  health  and  morals  because  of  the  existence  of 
483  residential  and  non-residential  buildings  or  about  54 
percent  of  the  total  of  C5S  buildings  within  the  area 
which  are  physically  dilapidated  and  deteriorated  and 
deteriorating,  obsolete  and  in  need  of  major  maintenance 
and  repair. 

Under  such  existing  conditions  it  is  improbable  that 
the  area  will  be  redeveloped  or  substantially  improved 
by  the  ordinary  operations  of  private  enterprise;  ari 
because  substantial  changes  in  environmental  conditions, 
related  primarily  to  improvement  of  community  facilities 
and  land  use,  are  essential  to  remedy  the  above  combina- 
tion of  detrimental  conditions. 
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SURVEY  AND  PLANNING  APPLICATION  BINDER  NO. 

PROJECT  NO.  MASS.  R- 

Lower  Roxbury  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston  •  Massachusetts 


TREATMENT  OF  URBAN  RENEWAL  AREA  CODE  NO.  R-103(3) 


Sixty  (60)  percent  of  the  Lower  Roxbury  Urban  Renewal  Area  or 
165.8  acres  is  proposed  for  clearance  and  redevelopment.   Of  the 
165.8  acres  to  be  cleared,  23.7  acres  will  be  acquired  by  the 
Massachusetts  Department  of  Public  Works  (MDPW)  for  construction 
of  the  Federally-aided  Inner  Belt  Highway.   Some  110.6  acres  or 
40  percent  of  the  urban  renewal  area  is  proposed  for  rehabilita- 
tion and  conservation. 

Clearance  and  Redevelopment  Areas 

There  are  several  areas  within  the  urban  renewal  area  in  which 
more  than  20  percent  of  the  buildings  have  been  found  to  be 
structurally  substandard  to  a  degree  requiring  clearance.   Addi- 
tional clearance,  in  an  amount  bringing  the  total  to  more  than 
50  percent  of  the  buildings  is  warranted  to  remove  the  following 
blighting  influences: 

(a)  Inadequate  street  layout. 

(b)  Overcrowding  of  buildings  on  the  land. 

(c)  Provide  space  for  development  of  community  facilities  as 
necessary  to  provide  for  the  health,  welfare  and  safety  of 
the  community. 

There  are  no  individual  parcels  of  basically  sound  properties  which 
involve  high  acquisition  costs  in  the  clearance  and  redevelopment 
sections  of  the  proposed  urban  renewal  area. 

Conservation  Areas 

Sections  of  the  urban  renewal  area  not  proposed  for  clearance  and 
redevelopment  have  been  designated  for  conservation  and  rehabilita- 
tion treatment.   A  statement  indicating  generally  how  these  areas 
meet  the  criteria  as  set  forth  in  Chapter  10-1  and  Section  12-1-2 
of  the  Urban  Renewal  Manual  is  found  in  Code  No.  R-115. 
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SURVEY  AND  PLANNING  APPLICATION  BINDER  NO. 

PROJECT  NO.  MASS.  R- 

Lower  Roxbury  Urban  Renewal  Area       •  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston  •  Massachusetts 


MAP  OF  LOCALITY  CODE  NO.  R-103(4) 

Map  1  :  Map  of  Locality  :  Important  Features,  is  attached  herewith 
as  Exhibit  B. 

This  map  indicates: 

(1)  City  limits. 

(2)  Boundaries  of  the  urban  renewal  area. 

(3)  Location  of  other  Title  I  activities  or  non-assisted  projects. 

(4)  Central  Business  District. 

(5)  Major  thoroughfares  identifying  whether  in  existence,  being 
constructed,  being  planned,  or  contemplated  and  whether 
Federal  aid  is  being  or  will  be  received  for  planning  or 
construction. 

(6)  Railroads. 

Map  2  :  Map  of  Locality  :  Blighted  Areas,  is  attached  herewith 
as  Exhibit  C. 

This  map  indicates: 

(1)   Blighted  areas  other  than  the  urban  renewal  area. 
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SURVEY  AND  PLANNING  APPLICATION 
PROJECT  NO.  MASS.  R- 

Lower  Roxbury  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston  •  Massachusetts 


BINDER  NO, 


SUBMISSION  DATE: 


MAP  OF  LAND  USES 


CODE  NO.  R~103(5) 


Map  3s  Map  of  Land  Uses  is  attached  herewith  as  Exhibit  D. 
This  map  indicates: 

(1)  Boundaries  of  urban  renewal  area. 

(2)  Proposed  clearance  sections  and  conservation  sections, 

(3)  Existing  land  uses. 

(4)  Generalized  existing  land  uses  in  surrounding  areas. 
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SURVEY  AND  PLANNING  APPLICATION 
PROJECT  NO.  MASS.  R- 


BINDER  NO. 


Lower  Roxbury  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston  •  Massachusetts 


SUBMISSION  DATE: 


MAP  OF  BUILDING  CONDITIONS 


CODE  NO.  R-103(6) 


Map  4:   Map  of  Building  Conditions  is  attached  herewith  as 
Exhibit  E. 

This  map  indicates: 

(1)  Boundaries  of  urban  renewal  area. 

(2)  Proposed  clearance  sections  and  conservation  sections, 

(3)  General  distribution  of  blight  and  deterioration  in 
the  urban  renewal  area. 

(4)  General  distribution  of  blight  and  deterioration  in 
the  surrounding  area  which  influences  the  urban 
renewal  area. 
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SURVEY  AND  PLANNING  APPLICATION  BINDER  NO. 

PROJECT  NO.  MASS.  R- 

Lower  Roxbury  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston  •  Massachusetts 


VULNERABILITY  TO  FLOODING  CODE  NO.  R-103(7) 


The  Lower  Roxbury  Urban  Renewal  Area  is  not  subject  to  flooding, 
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SURVEY  AND  PLANNING  APPLICATION  BINDER  NO. 

PROJECT  NO.  MASS.  R- 

Lower  Roxbury  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston  •  Massachusetts 


SPECIAL  ELIGIBILITY  CATEGORIES  CODE  NO.  R-103(8) 


Project  eligibility  is  not  based  on  the  college,  university,  or 
hospital  provisions  of  Section  112  of  Title  I. 
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SURVEY  AND  PLANNING  APPLICATION  BINDER  NO. 

PROJECT  NO.  MASS.  R- 

Lower  Roxbury  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston  •  Massachusetts 


DESIGNATION  BY  LOCAL  PLANNING  AGENCY  CODE  NO.  R-1C3(9) 


State  or  local  law  does  not  require  the  local  planning  board  to 
approve  an  urban  renewal  project  as  a  whole,  or  slum  clearance 
and  redevelopment  sections  thereof.   In  the  instance  of  a  hous- 
ing authority  initiating  a  "Land  Assembly  and  Redevelopment 
Project",  local  planning  board  approval,  where  such  agency 
exists,  is  required;  however,  the  Lower  Roxbury  Urban  Renewal 
Area  is  not  in  this  category  of  project. 
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CUilVEY  AND  PLANNING  APPLICATION  BINDER  NO. 

PROJECT  NO.  MASS.  R- 

Lower  Roxbury  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston  •  Massachusetts 


DESCRIPTION  OF  TOPOGRAPHY  CODE  NO.  R-103(10) 


The  project  area  contains  approximately  18  acres  of  land  v/ith 
grades  of  over  10%;  anticipated  development  of  most  of  the 
land  will  be  for  open-space  use. 

The  sub-soil  conditions  in  some  parts  of  the  project  are  typical 
of  those  found  in  other  sections  of  the  Boston  peninsula  and  piles 
or  similar  foundation  supports  will  be  required. 
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SURVEY  AND  PLANNING  APPLICATION  BINDER  NO. 

PROJECT  NO.  MASS.  R- 

Lower  Roxbury  Urban  Renewal  Area  SUBMISSION  D^TE: 

Boston  Redevelopment  Authority 
Boston  *  Massachusetts 


IMPACT  ON  MINORITY  HOUSING  SUPPLY  CODE  NO.  R-103(ll) 


Preliminary  estimates  indicate  that  approximately  557  occupied 
dwelling  units  occupied  by  non-white  families  will  be  acquired. 
Approximately  150  units  of  new  low-moderate  income  housing  within 
the  urban  renewal  area  could  be  constructed  and  become  available 
for  relocation  housing.   All  of  these  new  units  will  be  available 
to  racial  minority  families. 

In  addition,  new  low-moderate  housing  units  in  the  areas  surround- 
ing the  Lower  Roxbury  Urban  Renewal  Area  will  also  be  available 
to  racial  minority  families. 

(1)  Approximately  1,500  units  are  and  will  be  constructed  in  the 
Washington  Park  Urban  Renewal  Project  (Mass.  R-24). 

(2)  Approximately  1,000  units  of  new  housing  are  called  for  in  the 
South  End  Urban  Renewal  Plan.  These  units  would  be  constructet 
in  that  portion  of  the  South  End  which  is  immediately  adjacent 
to  the  Lower  Roxbury  Urban  Renewal  Area. 

(3)  Approximately  1400  and  700  units  are  planned  for  North  Dor- 
chester and  Highland  Park  respectively. 

The  Boston  Redevelopment  Authority,  in  planning  and  carrying  out 
the  Washington  Park  Urban  Renewal  Project  and  in  planning  other 
projects  with  minority  residents,  has  worked  closely  with  repre- 
sentative leadership  of  minority  groups  in  evaluating  plan  pro- 
posals and  in  finding  adequate  relocation  housing.   Similar 
procedures  will  be  followed  in  planning  the  Lower  Roxbury  Project. 
The  following  organizations  could  be  expected  to  play  an  active  rolt 

(1)  Congress  of  Racial  Equality. 

(2)  Fair  Housing,  Inc. 

(3)  Freedom  House 

(4)  Catholic  Interracial  Council 

(5)  Episcopal  Society  of  Social  and  Cultural  Unity 

(6)  Urban  League 

(7)  Mayor's  Committee  on  Minority  Housing 
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SURVEY  AND  PLANNING  APPLICATION 
PROJECT  NO.  MASS.  R- 


BINDER  NO. 


Lowur  Roxbury   Urban  Renewal  Area 
Boston  Redevelopment  Authority- 
Boston  •  Massachusetts 


SUBMISSION  DATE: 


DESCRIPTION  OF  LOCAL  HOUSING  SUPPLY 


CODE  NO.  R-104 


This  statement  sets  forth  a  narrative  description  of  the  housing 
supply  in  the  City  of  Boston. 

Overall  Number  of  Standard  and  Substandard  Housing  Units 

As  of  April  1,  1960  the  housing  inventory  in  the  City  of  Boston 
as  indicated  in  the  U.  S.  Census  of  Housing,  I960,  Volume  I, 
Final  Report  HC(l)-23,  was  as  follows! 


CONDITION 


Number 


Percent 


Standard  201,992 

Sound,  no  hot  water  +    1,621 

Sound,  without  plumbing  +  14,696 
Deteriorated,  no  hot  water  +  1,539 
Deteriorated  without  plumbing  +  9,695 
Dilapidated  +    9,259 


85% 
1 
6 
1 
4 
3 


Total 


238,802 


=   100% 


Turnover  in  Citywide  Housing  Inventory 

As  of  July  31,  1964,  there  were  an  estimated  16,200  housing  units 
available  in  the  most  recent  seven-month  period  from  turnover  in 
rental  housing  as  indicated  by  the  records  of  our  local  utility 
company.   These  units  were  located  within  the  City  of  Boston  and 
represent  a  substantial  portion  of  the  total  available  private 
rental  housing  turnover. 
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The  annual  turnover  rate  for  Boston's  public  housing  units  in 
1963  was  12.6%  or  1,800  units. 

Turnover  rates  in  the  City's  housing  supply  are  derived  from  the 
U.S.  Census  of  Hous ing, Boston,  I960,  and  are  estimated  as  follows 


Year  Moved 

Renter-Occupied 

Owner-Occupied 

Total 

195? 
1958 
1959 

15,969   (  9.8%) 
20,750   (12.7%) 
33,262   (20.4%) 

3,054   (5.0%) 
3,171   (5.2%) 
3,555   (5.8%) 

19, 

23, 

36, 

023   (  8. 
,921   (10, 
817   (16, 

.5%) 
,6%) 
,4%) 

Characteristics  of  Inventory  £ 

md  Vacancy  Rate 

As  of  April  1,  1960,  there  was  an  estimated  14,115  vacant  housing 
units  out  of  a  total  of  238,802  units  in  the  City  of  Boston.   In 
the  interim  period  through  July  31,  1964,  it  is  estimated  that  a 
net  decrease  of  31,600  people  has  occurred  in  the  City,  further 
increasing  the  availability  of  housing.   Of  the  224,687  units 
occupied,  it  is  estimated  that  163,396  were  renter-occupied  and 
61,291  were  owner-occupied. 

As  of  November  1964  there  were  14,397  public  rental  housing  units 
provided  under  the  Federally-aided  and  State-aided  programs, 
according  to  a  letter  from  the  Acting  Administrator  of  the  Boston 
Housing  Authority,  dated  November  27,  1964. 

As  of  April  1,  1960,  the  U.S.  Census  of  Housing  listed  14,115 
vacant  dwelling  units,  providing  vacant  ratio  of  5.9%.   Of  the 
vacant  dwelling  units,  6,263  are  available  vacant  with  all 
facilities  and  considered  to  be  standard  units,  including  485 
sales  units  and  5,778  rental  units. 

Vacant  standard  units  represent  3.1%  of  the  total  number  of 
standard  units.   The  vacancy  rate  is  4.1%  of  the  total  standard 
sales  units,  according  to  the  U.S.  Census  of  Housing,  States  and 
Small  Areas  HC(1)23,  Boston,  1960. 
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New  Private  and  Public  Residential  Construction 

The  number  of  new  residential  structures  and  units  constructed 
in  the  City  of  Boston  between  1960  and  1963  are  derived  from  the 
Boston  Building  Department,  and  are  estimated  as  follows: 


Residential  (structures)    1960     1961    1962    1963     Total 

(1960-  1963) 


Constructed 

Demolished 

Change 


436      417     491     670     2,014 

619       457     279     649     2,004 

(-)  183    (-)  40  (+)212  (+)  21  (+)    10 


Residential  (units) 


1960 


1961 


1962 


1963     Total 

(1960—1963) 


New  construction 

Alterations,  repairs 

Eliminated 

Change  (+) 


1,529 

1,744 

2,373 

4,032 

9,678 

396 

553 

829 

.527 

2,305 

1,800 

1,331 

846 

2,029 

6,006 

125   (+)  966  (+)2,356  (+)2,530(+)  5,977 


Public  Housing  Construction  -  1962-1964 


Year 


Type 


1962-1964  Housing  for 
elderly 


1964 


Housing  for 
elderly 


No.  of 
Developments 


No.  of 
Units 


560 


82 


(table  continued  on  next  page...) 
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Status 
construction  complet 

under  construction 


(...table  continued  from  preceding  page) 


Year 

No 
Type           Deve 

.  of 
lopments 

No.  of 
Units 

1964 

Housing  for 

elderly 

(federal) 

9 

724 

1964 

Housing  for 
elderly  (state) 

1 
19 

56 

1,422 

Status 


annual  contributions 
contract  executed 

awaiting  financial 
assistance  contract 


Availability  of  Housing  to  Nonwhite  Families  and  Individuals 

Chapter  197  of  the  Acts  of  1963,  Commonwealth  of  Massachusetts, 
prohibits  discrimination  in  all  housing  except  owner-occupied, 
two-family  structures.   It  is  anticipated  that  adequate  housing 
will  be  available  to  nonwhite  families  and  individuals. 
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SURVEY  AND  PLANNING  APPLICATION  BINDER  NO. 

PROJECT  NO.  MASS.  R- 

Lower  Roxbury  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston  •  Massachusetts 


COMMUNITY  REQUIREMENTS  DATA  CODE  NO.  R-lll 


The  initial  "Workable  Program"  was  submitted  to  the  URA  in  1957 
with  a  recertification  of  the  "Workable  Program"  each  calendar 
year  thereafter  as  required.   The  most  recent  recertification 
of  the  "Workable  Program"  was  submitted  in  Novemberf  1964. 
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SURVEY  AND  PLANNING  APPLICATION  BINDER  NO. 

PROJECT  NO.  MASS.  R- 

Lower  Roxbury  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston  •  Massachusetts 


CONSERVATION  AND  REHABILITATION  DATA  CODE  NO.  R-115 


This  statement  sets  forth  the  factors  which  must  be  present 
in  a  conservation  area  which  is  non-residential. 

(1)  Eased  on  an  exterior  survey  conducted  in  the  summer  of 
1964,  preliminary  judgments  as  to  the  delineation  of 
clearance  and  conservation  sections  has  been  made.   On 
the  basis  of  the  exterior  surveys,  the  clearance  sections, 
by  and  large,  take  out  all  properties  in  C  and  D  condition 
which  are  generally  regarded  as  economically  unfeasible 

of  rehabilitation. 

Those  remaining  properties  are  judged  to  be  economically 
feasible  of  rehabilitation  since  the  same  grading  system 
was  used  for  the  Washington  Park  Urban  Renewal  Project. 

Since  such  categories  were  judged  to  be  economically 
practical  prior  to  execution  in  Washington  Park  and  are 
in  fact  now  being  rehabilitated  to  standards,  it  may  then 
tentatively  be  concluded  that  all  properties  in  the  con- 
servation area  are  feasible  of  upgrading  to  such 
standards  that  have  been  established.   It  is  anticipated 
that  some  spot  clearance  will  occur  in  the  conservation 
areas  but  any  judgment  on  spot  clearance  must  await 
final  property  surveys  and  firm  project  proposals. 

(2)  Conservation  is  necessary  to  eliminate  blight  and. deterio- 
rating influences  which  adversely  affect  housing  condi- 
tions in  the  community  or  environs  of  the  project. 
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Among  the  blighting  influences  which  adversely  affect 
housing  conditions  ares 

(a)  Overcrowding  or  improper  location  of  the 
structures  on  the  land, 

(b)  Obsolete  building  types, 

(c)  Detrimental  land  uses  such  as  incompatible 
uses,  structures  in  mixed  use,  or  deteriorating 
influences  from  noise,  smoke,  or  fumes,  and 

(d)  Unsafe,  congested,  poorly  designed  or  otherwise 
deficient  streets. 

The  elimination  of  these  blighting  and  deteriorating  in- 
fluences is  especially  important  in  that  new  housing 
developments  and  conservation  programs  are  contemplated 
in  adjacent  areas  -  the  South  End  Urban  Renewal  Project, 
the  Madison  Park  Special  Development  District  and  North 
Dorchester. 

(3)   The  area  has  desirable  location,  and  physical  character- 
istics assuring  that  conservation  activities  will 
restore  the  area  to  a  long-term  sound  condition.  Examples 
of  this  are: 

(a)  The  area  is  10-15  minutes  by  public  transporta- 
tion from  the  Central  Business  District  and  also 
adjoins  a  major  commercial  shopping  center  at 
Dudley  Square.   In  addition,  the  area  is  in  close 
proximity  to  the  proposed  Inner  Belt  and  existing 
Southeast  Expressway  which  provide  easy  access  to 
recreation  areas  in  the  entire  metropolitan 
region. 

(b)  Among  the  physical  features  which  make  the  area 
desirable  are:   Lower  Roxbury  is  conveniently 
located  to  the  Washington  Park  Urban  Renewal 
Project,  and  its  residents  will  be  able  to 
utilize  many  of  the  new  and/or  improved  community 
and  recreational  facilities  being  provided  in 
Washington  Park. 
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(4)   The  street  and  land  use  pattern  of  the  area  is  generally 
satisfactory  and  adaptable  to  present-day  needs  and 
objectives  with  selective  changes.   Improved  traffic 
circulation  in  particular  can  significantly  benefit 
neighborhood  conservation. 
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SURVEY  AND  PLANNING  APPLICATION 
PROJECT  NO.  MASS.  R- 

Lower  Roxbury  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


BINDER  NO. 


SUBMISSION  DATE: 


ESTIMATE  OF  FEDERAL  GRANT  REQUIREMENT 


CODE  NO.  R-121 


1.   Project  Expenditures 

(a)  Planning  Costs  $    298,928 

(b)  Administration  Costs  +  471,213 

(c)  Property  Acquisition  +  7,286,103 

(d)  Project  Improvements  + 

(e)  Other  Costs  +  2,605,344 

(f)  Subtotal  =  $10,661,588 


2.  Local  Non-Cash  Grants-in-Aid 

(a)  Land  Donations  $ 

(b)  Demolition  and  Removal  +      75,000 

(c)  Project  Improvements   +    4,512,500 

(d)  Public  Facilities      +     259,500 

(e)  Other 

(1)  "107"  Credits   $  — 

(2)  "112"  Credits  +   — 

(3)  Subtotal      =$-- 

(f)  Subtotal  =  $  4,847,000 

3.  Gross  Project  Cost 

4.  Land  Disposal  Proceeds 

5.  Net  Project  Cost 

6.  Minimum  Local  Contribution  (1/3  of  Line  5) 


$10,661,588 


4,847,000 
$15,508,588 

2,402,770 
$13, 105,818 
$  4,368,606 


(table  continued  on  next  page...) 
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(...table  continued  from  preceding  page) 


Lower  Roxbury  Urban  Renewal  Area 
Survey  and  Planning  Application 


ESTIMATE  OF  FEDERAL  GRANT  REQUIREMENT 


7.  Net  Project  Cost  $13,105,818 

8.  Local  Non  Cash  Grants-in-Aid 

(a)  City  .$2,622,697 

(b)  State 

(1)  Urban  Renewal  $2,184,303 

(2)  School      +     40,000 

(3)  Highway     +  ™ 

(4)  Subtotal    =  $2,224,303    +   2,224,303 

(c)  Subtotal  ■  $4,847,000-  4,847,000 

9.  Project  Capital  Grant  (Line  7  minus  Line  8)     =$  8,258,818 

10.   Relocation  Grant 

(a)  Title  1  $1,292,670 

(b)  Highway  + 


(c)  Subtotal  =  $1,292,670+  1,292,670 

11.   Total  Federal  Capital  Grant  =$  9,551,488 

(table  continued  on  next  page...) 
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(.  .  .  table  continued  from  preceding  page) 


Lower  Roxbury  Urban  Renewal  Area 
Boston  Redevelopment  Authority 


BASIS  AND.  SOURCE  OF  ESTIMATE  OF  FEDERAL  GRANT  REQUIREMENT 


(1)   Project  Expenditures 

(a)  Planning  costs  are  based  on  Survey  and  Planning  Budget, 
Form  H-627. 

(b)  Since  Boston  has  been  selected  as  one  of  the  LPA's  "hich 
will  participate  in  the  trial  application  of  an  Annual 
Administrative  Budgetary  System  for  Local  Public  Agen- 
cies, administrative  costs  are  computed  as  a  fixed  per- 
centage of  the  sum  of  estimates  for  lines  4  through  14 
and  line  17  on  Form  H-6220. 

(c)  Cost  of  properties  to  be  acquired  is  based  on  (1) 
assessed  valuation  of  the  land  and  buildings  likely  to 
be  acquired  ($8,921,100)  multiplied  in  accordance  with 

(2)  a  ratio  of  130  percent  between  the  estimated  fair 
market  value  and  the  assessed  valuation  of  land  and 
buildings  likely  to  be  acquired,  plus  (3)  an  assemblage 
factor  of  10  percent  of  the  estimated  fair  market  value. 

(d)  Project  improvement  costs  are  based  on  information  pro- 
vided by  the  Boston  Redevelopment  Authority  Engineering 
Division,  and  includes  estimates  for  playgrounds,  play- 
fields,  streets  and  utii ^ties  (sewer  and  water),  traffic 
control  system,  police  signal  and  fire  alarm,  street 
traffic  and  directional  signs,  and  street  and  park  light- 
ing. 

(e)  Other  costs  include  estimates  for  legal  services,  acqui- 
sition expenses,  site  clearance  costs,  disposition 
costs  and  interest.   The  costs  are  based  on  actual  expe- 
rience in  the  Washington  Park  Urban  Renewal  Project 
(MASS.  R-24). 


(table  continued  on  next  page  . . . )  . 
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(.  .  .  table  continued  from  preceding  page) 

Lower  Roxbury  Urban  Renewal  Area 
Survey  and  Planning  Application 


BASIS  AND  SOURCE  OF  ESTIMATE  OF  FEDERAL  GRANT  REQUIREMENT 


(2)   Local  Non-Cash  Grants-in-Aid 

(b)  Demolition  and  removal  expenses  are  based  on  estimated 
costs  of  demolition  conducted  by  the  Boston  Building 
Department. 

(d)  Cost  of  public  facilities  is  based  on  City  of  Boston 
Capital  Improvements  Program.   No  new  public  facilities 
will  be  constructed  within  the  boundaries  of  the  Lower 
Roxbury  Urban  Renewal  Area.   Cost  assigned  to  Lower 
Roxbury  is  calculated  as  pro-rata  share  of  total  cost 
of  public  facilities  in  other  urban  renewal  areas  and 
is  based  on  projected  use  by  Lower  Roxbury  residents, 
according  to  criteria  set  forth  in  Section  17-4-2  of 
the  Urban  Renewal  Manual. 

(4)   Land  Disposal  Proceeds  are  based  on  recent  asking,  bid,  and 
sales  prices  for  comparable  land  in  Boston.   The  estimated 
proceeds  are  based  on  an  average  of  ,20/square  foot  for 
residential  and  institutional  land  and  based  on  an  average 
of  ,75/square  foot  for  commercial  and  industrial  land. 

(10)  Relocation  Grant  is  based  on  relocating  an  estimated  358 

families  at  an  average  cost  of  $200  per  family,  382  indiv- 
iduals d>  $10,  and  363  non-reajdential  units  at  an  average 
cost  of  $7,500  per  unit. 
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SURVEY  AND  PLANNING  APPLICATION  BINDER  NO. 

PROJECT  NO.  MASS.  R- 

Lower  Roxbury  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston  •  Massachusetts 


LOCALITY   FINANCIAL   DATA  CODE    NO.    R-122 


Since  the  locality  has  a  population  of  more  than  50,000,  this 
section  is  not  applicable. 
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HOUSING    AND    HOME     FINANCE    AGENCY 
URBAN   RENEWAL   ADMINISTRATION 

CALITY 

Boston,    M. 

SURVEY   AND    PLANNING    BUDG 

Lower    Roxbury 
Urban   Renewal   Area 

IHSTRUCTIOUS:       Initial   Budget:      Prepare    original    and   5    copies    for    ; 
Submit    original    and    2    copies    in   Binder   No.     1,     copies     .                                       ,       . 
and   U.       novioed   Budget:       //    with    amendatory    appl  icat  ion,     follow    "Initial 
Budget"     instructions.       Otherwise,     submit    original    and    2    copies     to    /          . 

PROJECT    NUMBER    (if   knoyn) 

DATES  OF  1IHFA   BUDGET  APPROVALS    (Complete    for    revision    only) 

■•  t    (No. ) , 

■ 

ACTIVITY    CLASSIFICATION 

TO   DE   COMPLETE0   BY   LPA 

IN    BY    HHFA 

USE    ONLY    FOR    REVISED    BUDGETS 

BUDGET 
RE0UESTE0    FOR 

^•2      MONTHS 

'PPROVE0 
BUDGET 

ADJUSTMENT 
(+    or  -I 

f  b) 

BUDGET 
APPROVED    FOR 

MONTHS 

(  a) 

1 

ADMINISTRATION: 

$ 

. 

$    109,195 

$ 

a.    ADMINISTRATIVE  OVERHEAD  AND  SERVICES    (R   14)0.01, 
R   1410.09,    R   1410.16,    R   1410.19,    R   1416) 

b.    TRAVEL    (R   1410.05) 

1.085 

2 

OFFICE  FURNITURE  AND  EQUIPMENT    (R  1475) 

-- 

3 

LEGAL  SERVICES    (R  1410.024,    R  1415.01) 

150 

4 

SURVEY  AND  PLANNING    (R  1410.021,    R  1430) 

92,600 

5 

LAND  SURVEYS  AND  APPRAISALS    (R  1410.022,    R.  1410.028, 
R   1440.02,    R   1440.04,    R   1440.05,    R   1445.01) 

58,990 

6 

RELOCATION  PLANNING    (R  1410.023,    R  1443.01) 

_.. 

7 

SUBTOTAL 

,  020 

X 

RESERVE  AND  CONTINGENCIES 

35,732 

9 

TOTAL  (Lint   7  plus   8) 

$ 

:  ,752 

$ 

PROJECT   INSPECTION  FEE    (R  1418) 

1,176 

11 

TOTAL  SURVEY  AND  PLANNING  BUDGET 
(Line    9   plus    10) 

s 

$   298,928 

her 

roval    of >the   Survey   and    Planning   Budget    in    the    amountB    and    for    the    time    peri- 
Boy    requested. 

Date                                                                                                                    Signature    oi    Authorized   Ulticer 

Boston   Redevelopment   Authority                              lopment   Administr 

Local    Pu6!tc    Agency                                                                                                                                  Title 

The 

Survey    and    Planning   Budget    is    hereby    approved    in 

the    amou 

in     (d). 
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SURVEY  AND  PLANNING  APPLICATION  BINDER  NO. 

PROJECT  NO.  MASS.  R- 

Lower  Roxbury  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston  •  Massachusetts 


NARRATIVE  STATEMENT  ON  BUDGET  ESTIMATES      CODE  NO.  R-134 


This  statement  sets  forth  an  explanation  of  certain  estimated 
costs  shown  on  Form  H-627:   Survey  and  Planning  Budget.   The 
statement  will  outline  estimated  costs  for  the  following  items: 

Item  la  :  Administrative  Overhead  and  Services 
Travel 

Legal  Services 
Survey  and  Planning 
Land  Surveys  and  Appraisals 
Reserve  and  Contingencies 
Project  Inspection  Fee 

Since  Boston  has  been  selected  as  one  of  the  LPA's  which  will 
participate  in  the  trial  application  of  an  Annual  Administrative 
Expense  Budgetary  System  (AAEBS)  for  Local  Public  Agencies, 
all  estimates  of  expense  to  be  incurred  as  a  result  of  staff 
activities  shall  be  consolidated  in  a  single  total  for  entry 
in  line  1(a)  of  Form  H-627.   It  has  been  estimated  that  activi- 
ties in  Lower  Roxbury  will  comprise  2^?A   of  the  Annual 
Administrative  Budget.   Additional  personnel  not  included  in  the 
Annual  Administrative  Budget  will  be  listed  on  Form  H-630. 

Budget  Period 

The  estimated  costs  for  these  items  reflect  a  12-month  budget 
period.   During  the  total  budget  period,  9  months  would  be 
required  for  the  preparation  and  submission  of  a  Final  Project 
Report,  constituting  Part  I  of  a  Loan  and  Grant  Application 
and  3  months  are  allocated  for  HHFA  review  of  the  Part  I 
submissions  and  the  preparations  and  submission  of  Local 
Project  Approval  Data,  constituting  Part  II  of  the  Loan  and 
Grant  Application. 
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Item  la 
AAEBS 

R1410.01 
R1410.09 

R1410.16 

R1410.19 


Item  lb 
R1410.05 


Item  3 
1415.01 


Administrative  Overhead  and  Services 

Pro-rata  amount  for  central  LPA  staff      $  43,168 
activities — includes  salaries,  fringe 
benefits,  travel,  general  overhead, 
publications,  and  equipment. 

Direct  staff  salaries  (see  Form  H-630).   +  54,488 

Direct  retirement  contributions  and  Blue 

Cross  12%  of  total  direct  staff  salaries — +   6,539 

Direct  publications — includes  brochure, 
rehabilitation  handouts,  newsletter.      +   2,000 

Direct  general  overhead — rental  and  repair 
of  office  space  and  equipment,  office 
supplies,  printing,  maps,  blueprints  and 
miscellaneous.  +   3,000 


Total  Administrative  Overhead  and  Services=$109, 195 
Travel 


Direct  staff  -  3  trips  to  New  York  @  $75 

Direct  staff  -  2  trips  to  Washington  @$100-i- 

Direct  staff  -  2  trips  to  other  cities 

@  $150 

Mileage,  cab  fare,  etc.  ($10  per  week  for 

36  weeks) 

Total  Travel 

Legal  Services 

Legal  consultant  -  see  Form  H-681,  also 
included  in  AAEBS 


$ 

225 

1+ 

200 

+ 

300 

+ 

360 

=$ 

1,085 

150 


Total  Legal  Services 


=  $ 


150 
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Item  4 
R1430 


Item  5 

R1440.02 

R1445.01 

Item  8 


Item  10 
R1418 


Item  11 


Survey  and  Planning 

Planning  Consultants  (see  Form  H-681) 

(a)  Design  Review  Panel  $   3,600 

(b)  Engineering  Sufficiency  Survey 

and  Plan  +  45,000 

(c)  Community  Organization  Services  +  10,000 

(d)  Traffic  Parking  Consultant  +  14,000 

(e)  Transit  Planning  Consultant  +  20,000 

Total  Survey  and  Planning  =$  92,600 

Land  Surveys  and  Appraisals 

Windshield  Appraisal  (see  Form  H-681)       $   9,330 

Re-use  appraisal,  final  property 

survey  and  LUM  study  (see  Form  H-681)       $  49,660 

Total  Land  Surveys  and  Appraisals  =  $  58,990 

Reserve  and  Contingencies 

(a)  Contingencies  

(b)  Costs  incurred  in  preparing  Part  II 
of  the  Application  for  Loan  and  Grant 
and  between  submission  of  Part  II  and 
approval  of  Project  Expenditures 

Budget  $  35,732 

Total  Reserve  and  Contingencies  =$  35,732 
Project  Inspection  Fe^ 

$98  per  month  for  12  months  $   1,176 

Total  Project  Inspection  Fee  =  $   1,176 

Total  Survey  and  Planning  Budget  $298,928 

(Sum  of  items,  la,  lb,  3, 4,  5, 8,  and  10) 
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SURVEY  AND  PLANNING  APPLICATION  BINDER  NO. 

PROJECT  NO.  MASS.  R- 

Lower  Roxbury  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston  •  Massachusetts 


SOURCE  OF  FUNDS  OTHER  THAN  HHFA  ADVANCE     CODE  NO.  R-135 


This  document  is  not  applicable  since  no  funds  other 
than  the  HHFA  advance  of  Federal  funds  applied  for  on 
Form  H-6100  will  be  used  to  pay  the  costs  of  any  part  of 
the  proposed  survey  and  planning  work. 
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SURVEY  AND  PLANNING  APPLICATION 
PROJECT  NO.  MASS.  R- 


BINDER  NO. 


Lower  Roxbury  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston  •  Massachusetts 


SUBMISSION  DATE: 


FORM  H-6103A 


CODE  NO.  R-141 


Since  clearance  and  redevelopment  activities  are  contemplated 
as  part  of  the  proposed  urban  renewal  project,  Part  I:   Form 
H-S103A  is  attached  herewith. 
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SURVEY  AND  PLANNING  APPLICATION  BINDER  NO. 

PROJECT  NO.  MASS.  R- 

Lower  Roxbury  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston  •  Massachusetts 


FORM  H-S103B  CODE  NO.  R-142 


Since  clearance  and  redevelopment  activities  are  contemplated 
as  part  of  the  proposed  urban  renewal  project,  Part  II: 
Form  H-6103B  is  attached  herewith. 
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SURVEY  AND  PLANNING  APPLICATION  BINDER  NO. 

PROJECT  NO.  MASS.  R- 

Lower  Roxbury  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston  •  Massachusetts 


LEGAL  DOCUMENTATION  CODE  NO.  R-143 


The  following  document  is  submitted  in  support  of  Code  Nos. 
R-141  and  R-142: 

(1)   Chapter  636,  Acts  of  1964 

All  other  documentation  has  been  submitted  previously  to  the 
HHFA. 
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SURVEY  AND  PLANNING  APPLICATION  BINDER  NO. 

PROJECT  NO.  MASS.  R- 

Lower  Roxbury  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston  •  Massachusetts 


RESOLUTION  OF  LPA  AUTHORIZING  FILING  CODE  NO.  R-144 


RESOLUTION  OF  BOSTON  REDEVELOPMENT  AUTHORITY 

APPROVING  UNDERTAKING  OF  SURVEYS  AND  PLANS  FOR 

URBAN  RENEWAL  PROJECT  AND  FILING 

OF  AN  APPLICATION 

WHEREAS,  under  Title  I  of  the  Housing  Act  of  1949,  as 
amended,  herein  referred  to  as  "Title  I",  the  Housing  and 
Home  Finance  Administrator  is  authorized  to  extend  financial 
assistance  to  local  public  agencies  in  the  elimination  and 
preventi  n  of  the  spread  of  their  slums  and  urban  blight  through 
the  planning  and  undertaking  of  urban  renewal  projects;  and 

WHEREAS,  it  is  desirable  and  in  the  public  interest  that 
the  Boston  Redevelopment  Authority,  hereinafter  referred  to  as 
the  "Authority",  make  surveys  and  prepare  plans,  presently 
estimated  to  cost  approximately  two-hundred  ninety-eight  thousand 
nine  hundred  twenty-eight  dollars  ($298,928),  in  order  to  under- 
take and  carry  out  an  urban  renewal  project  of  the  character 
contemplated  by  Section  110(c)  of  Title  I,  in  that  area  proposed 
as  an  Urban  Renewal  Area,  situated  in  the  City  of  Boston,  County 
of  Suffolk  and  Commonwealth  of  Massachusetts,  which  is  described 
as  follows: 

SEE  EXHIBIT  A  ATTACHED 

NOW,  THEREFORE,  BE  IT  RESOLVED  BY  the  Boston  Redevelopment 
Authority: 

1.   That  the  proposed  Urban  Renewal  Area  described  above 
is  a  slum,  blighted,  decadent,  substandard,  deteriorated,  or 
deteriorating  area  appropriate  for  an  urban  renewal  project  that 
the  development  of  such  Area  for  predominantly  non-residential 
uses  is  necessary  for  the  proper  development  of  the  community,  and 
that  the  undertaking  by  the  Authority  of  surveys  and  plans  for  an 
urban  renewal  project  of  the  character  contemplated  by  Section  ]10 
(c)  of  Title  I  in  the  proposed  Urban  Renewal  Area  is  hereby  approved 
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2.  That  the  financail  assistance  available  under 

Title  I  is  needed  to  enable  the  Authority  to  finance  the  planning 
and  undertaking  of  the  proposed  project. 

3.  That  it  is  cognizant  of  the  conditions  that  are 
imposed  in  the  undertaking  and  carrying  out  of  urban  renewal 
projects  with  Federal  financial  assistance  under  Title  I,  including 
those  relating  (a)  to  the  relocation  of  site  occupants?  (b)  to 

the  provision  of  local  grants-in-aid;  (c)  to  the  prohibition  of 
discrimination  because  of  race,  color,  creed,  or  national  origin 
with  respect  to  housing,  facilities  related  to  residential  use, 
and  all  public  facilities  within  a  project  area;  public  facilities 
proposed  as  non-cash  local  grants-in-aid;  and  employment;  and 
(d)  the  requirement  that  the  locality  present  to  the  Housing  and 
Home  Finance  Administrator,  as  a  prerequisite  to  approval  of  the 
application  described  below,  a  workable  program  for  community 
improvement,  as  set  forth  in  Section  101(c)  of  Title  I,  for 
utilizing  appropriate  public  and  private  resources  to  eliminate  and 
prevent  the  development  or  spread  of  slums  and  urban  blight. 

4.  That  it  is  the  sense  of  this  body  that  a  feasible 
method  for  the  relocation  of  families  displaced  from  the  Urban 
Renewal  Area,  in  conformity  with  the  requirements  of  Title  I, 
can  be  prepared,  and  that  local  grants-in-aid  can  and  will  be 
provided  in  an  amount  which  will  be  not  less  than  one- third  of  the 
Net  Project  Cost  of  the  Project  and  which,  together  with  the 
Federal  capital  grant,  will  be  generally  equal  to  the  difference 
between  Gross  Project  Cost  and  the  proceeds  or  value  of  project 
land  sold,  leased,  or  retained  for  use  in  accordance  with  the 
urban  renewal  plan. 

5.  That  the  filing  of  an  application  by  the  Authority  for 
an  Advance  of  funds  from  the  United  States  of  America  in  an  amount 
not  to  exceed  two  hundred  ninety-^ight  thousand  nine  hundred 
twenty-eight  dollars  ($298,928)  for  surveys  and  plans  for  an  urban 
renewal  project  in  the  proposed  Urban  Renewal  Area  described  above 
is  hereby  approved,  and  that  the  Development  Administrator  is  hereby 
authorized  and  directed  to  execute  and  file  such  application  with 
the  Housing  and  Home  Finance  Administrator,  to  provide  such 
additional  information  and  to  furnish  such  documents  as  may  be 
required  by  the  Administrator,  and  to  act  in  this  matter  as  the 
authorized  representative  of  the  Authority. 
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SURVEY  AND  PLANNING  APPLICATION  BINDER  NO. 

PROJECT  NO.  MASS  R- 

Lower  Roxbury  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston  •  Massachusetts 


CERTIFICATE  OF  LPA  RECORDING  OFFICER  CODE  NO.  R-144A 

CERTIFICATE  OF  RECORDING  OFFICER 
The  undersigned  hereby  certifies  that: 

(1)  He  is  the  duly  qualified  and  acting  Secretary  of 
the  Boston  Redevelopment  Authority,  hereinafter  called  the  "Local 
Public  Agency"  or  the  "Authority",  and  the  custodian  of  the 
records  of  the  Local  Public  Agency,  including  th-e  minutes  and  docu- 
ment book  of  the  proceedings  of  the  Members  of  the  Boston  Redevel- 
opment Authority,  and  is  duly  authorized  to  execute  this  certifi- 
cate. 

(2)  Attached  hereto  is  a  true  and  correct  copy  of  a 
resolution,  including  the  WHEREAS  clauses,  adopted  at  a  meeting  of 
the  Authority  held  on  the       day  of 

(3)  Said  resolution  has  been  duly  recorded  in  the 
minutes  and  document  book  of  said  meeting  and  is  now  in  full  force 
and  effect. 

(4)  Said  meeting  was  duly  convened  and  held  in  all 
respects  in  accordance  with  law  and  the  bylaws  of  the  Authority. 
To  the  extent  required  by  law  or  said  bylaws,  due  and  proper 
notice  of  said  meeting  was  given.   A  legal  quorum  of  members  of 
the  Authority  was  present  throughout  and  voted  in  the  proper  man- 
ner for  the  adoption  of  said  resolution.   All  other  requirements 
and  proceedings  under  law,  said  bylaws,  or  otherwise,  incident  to 
the  proper  adoption  of  said  resolution,  including  any  publication, 
if  required  by  law,  have  been  duly  fulfilled,  carried  out,  and 
otherwise  observed. 
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(5)   If  the  seal  appears  below,  it  constitutes 
the  official  seal  of  the  Local  Public  Agency  and  was  duly 
affixed  by  the  undersigned  at  the  time  this  certificate  was 
signed. 

IN  WITNESS  WHEREOF,  the  undersigned  has  hereunto 
set  his  hand  this        day  of 


Signature  of  Recording  Officer 


Title  of  Recording  Officer 


ATTEST : 


Signature  of  Attesting  Officer 


Title  of  Attesting  Officer 
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SURVEY  AND  PLANNING  APPLICATION  BINDER  NO. 

PROJECT  NO.  MASS.  R- 

Lower  Roxbury  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston  *  Massachusetts 


DESCRIPTION  OF  PERIMETER  BOUNDARY  EXHIBIT  A 

The  Lower  Roxbury  Urban  Renewal  Area  is  that  certain  tract  of  lard 
situated  in  the  Roxbury  district,  City  of  Boston,  County  of  Suffolk 
Commonwealth  of  Massachusetts,  which  is  bounded  generally  and 
described  as  follows: 

Beginning  at  a  point  which  is  the  southwesterly  corner  of  the 
tract  herein  described,  said  point  being  the  intersection  of 
Heath  Street  and  the  westerly  line  of  the  right-of-way  or  land  of 
the  New  York,  New  Haven  and  Hartford  Railroad: 

Northeasterly  by  the  westerly  line  of  the  right-of-way  or  land 
of  the  New  York,  New  Haven  and  Hartford  Railroad; 

Southeasterly  by  Ruggles  Street; 

Northeasterly  by  Tremont  Street; 

Southeasterly  by  Weston  Street; 

Northeasterly  by  Cabot  Street; 

Northeasterly  by  Warwick  Street; 

Southeasterly  by  Sterling  Street; 

Northeasterly  by  Washington  Street; 

Southeasterly  by  Lamar  Place  and  Treadwell  Court; 

Northeasterly  by  Harrison  Avenue; 

Southeasterly  by  Hunneman  Street; 
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Northeasterly  by  Albany  Street; 

Southeasterly  by  Aaron  Place  ; 

Northeasterly  between  Parcel  2129  at  an  estimated  No.  8 
Carlow  Street  and  Parcel  2128  at  No.  10  Carlow  Street; 

Southeasterly  by  Carlow  Street; 

Northeasterly  by  Chadwick  Street? 

Easterly  by  Island  Street; 

Northeasterly  by  Reading  Street; 

Southeasterly  by  Southampton  Street; 

Southeasterly  by  Massachusetts  Avenue; 

Southwesterly  by  land  of  the  New  York,  New  Haven  and  Hartford 
Railroad; 

Northwesterly  by  Norfolk  Street; 

Northwesterly  by  Yeoman  Street; 

Southwesterly  by  Albany  Street; 

Northwesterly  by  Eustis  Street; 

Southwesterly  by  Harrison  Avenue; 

Westerly  by  Dudley  Street; 

Northwesterly  by  Guild  Row; 

Northwesterly  and  southwesterly  by  Roxbury  Street;  and 

Southwesterly  by  Centre  Street,  to  the  point  and  place  of 
beginning. 


Boston  R-     /  Lower  Roxbury  /  Boundary  Description  /  2-2 


SURVEY  AND  PLANNING  APPLICATION  BINDER  NO. 

PROJECT  NO.  MASS.  R- 

Lower  Roxbury  Urban  Renewal  Area  SUBMISSION  DATE 

Boston  Redevelopment  Authority 
Boston  •  Massachusetts 


RESOLUTION  OF  CITY  COUNCIL  APPROVING  FILING       CODE  NO.  R-145 


WHEREAS,  under  Title  I  of  the  Housing  Act  of  1949,  as 
amended,  herein  referred  to  as  "Title  I",  the  Housing  and  Home 
Finance  Administrator  is  authorized  to  extend  financial  assistance 
to  local  public  agencies  in  the  elimination  and  prevention  of 
the  spread  of  their  slums  and  urban  blight  through  the  planning 
and  undertaking  of  urban  renewal  projects;  and 

WHEREAS,  it  is  desirable  and  in  the  public  interest  that 
the  Boston  Redevelopment  Authority,  hereinafter  referred  to  as 
the  "Authority",  make  surveys  and  prepare  plans,  presently 
estimated  to  cost  approximately  two  hundred  ninety-eight  thousand 
nine  hundred  twenty-eight  dollars  ($298,928)  in  order  to  under- 
take and  carry  out  an  urban  renewal  project  of  the  character 
contemplated  by  Section  110(c)  of  Title  I,  in  that  area  proposed 
as  an  Urban  Renewal  Area,  situated  in  the  City  of  Boston,  County 
of  Suffolk  and  State  of  Massachusetts,  which  is  described  as 
follows: 

SEE  EXHIBIT  A  ATTACHED 

NOW,  THEREFORE,  BE  IT  RESOLVED  BY  THE  Boston  City  Council: 

1.   That  the  proposed  Urban  Renewal  Area  described  above 
is  a  slum,  blighted,  decadent,  substandard,  deteriorated,  or 
deteriorating  area  appropriate  for  an  urban  renewal  project 
and  that  the  undertaking  by  the  Authority  of  surveys  and  plans 
for  an  urban  renewal  project  of  the  character  contemplated  by 
Section  110(c)  of  Title  I  in  the  aforesaid  proposed  Urban  Renewal 
Area  is  hereby  approved. 
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2.  That  the  financial  assistance  available  under  Title  I 
is  needed  to  enable  the  Authority  to  finance  the  planning  and 
undertaking  of  the  proposed  Froject. 

3.  That  it  is  cognizant  of  the  conditions  that  are  imposed 
in  the  undertaking  and  carrying  out  of  urban  renewal  projects 
with  Federal  financial  assistance  under  Title  I,  including  those 
relating  to  (a)  the  relocation  of  site  occupants;  (b)  the  pro- 
vision of  local  grants-in-aid;  (c)  the  prohibition  of  discrimina- 
tion because  of  race,  color,  creed,  or  national  origin  with  re- 
spect to  housing,  facilities  related  to  residential  use,  and  all 
public  facilities  within  a  project  area;  public  facilities  pro- 
posed as  non-cash  local  grants-in-aid;  and  employment;  and  (d) 
the  requirement  that  the  locality  present  to  the  Housing  and  Home 
Finance  Administrator,  as  a  prerequisite  to  approval  of  the  appli- 
cation described  below,  a  workable  program  for  community  improve- 
ment, as  set  forth  in  Section  101(c)  of  Title  I,  for  utilizing 
appropriate  public  and  private  resources  to  eliminate  and  prevent 
the  development  or  spread  of  slums  and  urban  blight. 

4.  That  it  is  the  sense  of  this  body  (a)  that  a  feasible 
method  for  the  relocation  of  families  displaced  from  the  Urban 
Renewal  Area,  in  conformity  with  Title  I,  can  be  prepared,  and 
(b)  that  the  local  grants-in-aid  can  and  will  be  provided  in  an 
amount  which  will  be  not  less  than  one-third  of  the  Net  Project 
Cost  of  the  Project  and  which,  together  with  the  Federal  capital 
grant,  will  be  generally  equal  to  the  difference  between  Gross 
Project  Cost  and  the  proceeds  or  value  of  project  land  sold, 
leased,  or  retained  for  use  in  accordance  with  the  urban  renewal 
plan. 

5.  That  the  filing  of  an  application  by  the  Boston  Redevel- 
opment Authority  for  an  advance  of  funds  from  the  United  States 

of  America  to  enable  it  to  defray  the  cost  of  the  surveys  and 
plans  for  an  urban  renewal  project  in  the  proposed  Urban  Renewal 
Area  described  above  is  hereby  approved. 
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SURVEY  AND  PLANNING  APPLICATION  BINDER  NO. 

PROJECT  NO.  MASS.  R- 

Lower  Roxbury  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston  •  Massachusetts 


CERTIFICATE  OF  CITY  COUNCIL  „__  „n      B    ,ACB 

RECORDING  OFFICER  C0DE  N°'  R"145A 


CERTIFICATE  OF  RECORDING  OFFICER 
The  undersigned  hereby  certifies,  as  follows: 

(1)  That  he  is  the  duly  qualified  City  Clerk  of  the  City 
of  Boston,  herein  called  the  "Municipality",  and  the  keeper  of 
the  records  of  the  Municipality,  including  the  journal  of  pro- 
ceedings of  the  Boston  City  Council,  herein  called  the  "Governing 
Body" ; 

(2)  That  the  attached  resolution  is  a  true  and  correct  copy 
of  the  resolution  as  finally  adopted  at  a  meeting  of  the  Governing 
Body  held  on  the      day  of  ,  and  duly  recorded  in  his 
office; 

(3)  That  said  meeting  was  duly  convened  and  held  in  all 
respects  in  accordance  with  law  and,  to  the  extent  required  by  law, 
due  and  proper  notice  of  such  meeting  was  given;  that  a  legal 
quorum  was  present  throughout  the  meeting,  and  a   legally  suffi- 
cient number  of  members  of  the  Governing  Body  voted  in  the  proper 
manner  and  for  the  adoption  of  said  resolution;  and  all  other  re- 
quirements and  proceedings  under  la^  incident  to  the  proper  adop- 
tion or  passage  of  said  resolution  have  been  duly  fulfilled, 
carried  out,  and  otherwise  observed; 

(4)  That  if  an  impression  of  the  seal  has  been  affixed 
below,  it  constitutes  the  official  seal  of  the  Municipality,  and 
this  certificate  is  hereby  executed  under  such  official  seal.   If 
no  seal  has  been  affixed  below,  the  Municipality  does  not  have  and 
is  not  legally  required  to  have  an  official  seal; 
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(5)   That  the  undersigned  is  duly  authorized  to  execute 
this  certificate. 

IN  WITNESS  WHEREOF  the  undersigned  has  hereunto  set  his 
hand  this      day  of 


Signature  of  Recording  Officer 


Signature  of  Attesting  Officer 


Title  of  Attesting  Officer 


SEAL: 


/  seal  / 
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SURVEY  AND  PLANNING  APPLICATION  BINDER  NO. 

PROJECT  NO.  MASS.  R- 

Lower  Roxbury  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston  *  Massachusetts 


DESCRIPTION  OF  PERIMETER  BOUNDARY  EXHIBIT  A 

The  Lower  Roxbury  Urban  Renewal  Area  is  that  certain  tract  of  land 
situated  in  the  Roxbury  district,  City  of  Boston,  County  of  Suffolk 
Commonwealth  of  Massachusetts,  which  is  bounded  generally  and 
described  as  follows: 

Beginning  at  a  point  which  is  the  southwesterly  corner  of  the 
tract  herein  described,  said  point  being  the  intersection  of 
Heath  Street  and  the  westerly  line  of  the  right-of-way  or  land  of 
the  New  York,  New  Haven  and  Hartford  Railroad: 

Northeasterly  by  the  westerly  line  of  the  right-of-way  or  land 
of  the  New  York,  New  Haven  and  Hartford  Railroad; 

Southeasterly  by  Ruggles  Street; 

Northeasterly  by  Tremont  Street; 

Southeasterly  by  Weston  Street; 

Northeasterly  by  Cabot  Street; 

Northeasterly  by  Warwick  Street; 

Southeasterly  by  Sterling  Street; 

Northeasterly  by  Washington  Street; 

Southeasterly  by  Lamar  Place  and  Treadwell  Court; 

Northeasterly  by  Harrison  Avenue; 

Southeasterly  by  Hunneman  Street; 
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Northeasterly  by  Albany  Street; 

Southeasterly  by  Aaron  Place  ■ 

Northeasterly  between  Parcel  2129  at  an  estimated  No.  8 
Carlow  Street  and  Parcel  2128  at  No.  10  Carlow  Street; 

Southeasterly  by  Carlow  Street; 

Northeasterly  by  Chadwick  Street; 

Easterly  by  Island  Street; 

Northeasterly  by  Reading  Street; 

Southeasterly  by  Southampton  Street; 

Southeasterly  by  Massachusetts  Avenue; 

Southwesterly  by  land  of  the  New  York,  New  Haven  and  Hartford 
Railroad; 

Northwesterly  by  Norfolk  Street; 

Northwesterly  by  Yeoman  Street; 

Southwesterly  by  Albany  Street; 

Northwesterly  by  Eustis  Street; 

Southwesterly  by  Harrison  Avenue; 

Westerly  by  Dudley  Street; 

Northwesterly  by  Guild  Row; 

Northwesterly  and  southwesterly  by  Roxbury  Street;  and 

Southwesterly  by  Centre  Street,  to  the  point  and  place  of 
beginning. 
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